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Clause,                           Definitions and Interpretation
12  (5)    Return of Costs.
(6)    Reference to Arbitrator
(7)    Further Notices.
13          Work to be to Satisfaction of Engineer.
14          Programme to be Furnished.
15          Contractor's Superintendence.
16          Removal of Workmen.
17          Setting out
18          Boreholes and Exploratory Excavation.
19          Watching and Lighting.
20  (1)    Care of Works,
(2)    Accepted Risks.
21          Insurance of Works, etc.
22  (1)   Damage to Persons and Property.
(2)    Indemnity by Employer.
23  (1)   Third Party Insurance.
(2)   Minimum Amount of Third Party Insurance.
24  (1)   Accident or Injury to Workmen,
(2)   Insurance Against Accident, etc 3 to Workmen.
25          Remedy on Contractor's Failure to Insure.
26          Giving of Notices and Payment of Fees.
27          Fossils, etc.
28          Patent Rights and Royalties.
29          Interference with Traffic and Adjoining Properties.
30  (1)   Extraordinary Traffic.
(2)    Special Loads.
(3)    Settlement of Extraordinary Traffic Claims.
' 31         Facilities for Other Contractors.
32          Supply of Plant Material and Labour.
33          Clearance of Site on Completion.
LABOUR.
34  (1)   Rates of Wages and Hours and Conditions of Labour.
(2)    Certificate of Compliance with Conditions of Clause.
(3)    Trade Union Membership.
(4)    Copy of Clause to be Displayed.
(5)    Observance by Sub-Contractors.
(6)    Civil Engineering Construction Conciliation Board.
35          Returns of Labour, etc.
WOEK MATEBIALS AHD PLANT.
36  (1)   Quality of Materials and Workmanship and Tests.
'    (2)   Cost of Samples.